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ae Transportation which is essential to the accomplish- 
ment of required services shal] be an alloweble 
eharge. Transportation allowances shall be made 
for the Contractor's engineer and his baggage and 
equipment f'rem the Contractor's plant to the site 
of work, ai. the site of work while on official 
business, between sites of work and return to the 
Contractor's plant, Transportation, where feasible, 
#hall be provided by the Government, 


3. In cases where the Government does not provide such 
essential transportation and the Contractor furnishes 
the necessary transportation, this expense shall be 
an allowable item of reimbursement, 


Aw The rate is based on a normal 40~hour work week (8 
hours per day, 5 days par week), The field engineer 
@hall adjust his schedule to maintain a 40-hour work 
week, The understanding shall be, however, that the 
field engineer is on call 24 hours per day. 


be The PCS an! TDY man-month rates provide thet the 

Government release field representatives from duty on 
the fellowing eight holidayat New Year's, Washington's 
Birthday, Memorial Day, Fourth of July, Labor Day, 
Thankagiving, Christmas, and one additional holiday 
te be designated by Baird-Atomic, Inc. The PCS rate 
alae provicies that the Government be billed for the 

holidays, sick leave not to exceed one week and the 
annual bvo-aeeke? vacation, since the overhead rate 
does not include provisions for vacations, sickness 
er holidays. The Goverment will not be billed for 
holidays, sick leave or vacation when the Engineer is 
on a TDY besis ap the overhead rate does include provisions 
for vacations, sickness and holidays. 


6. Any tour of duty ac Toimt Mugu, California, exclusive of 
travel time from or to the plant having a duration of more 
than sixty (60) consecutive days shall be billed at the 
FOS rate. Billings for tours of a lesser duration chill 
be submitted on a TDY basis, 


7. The Contracter shall in subuittang his monthly billings 
against this contract show detatied schedules of charges by 
category, 1.8., PCS or TDY. In the event the billing is for 
TOY the mar day rate, per diem and auto rental shall be 
claimed for each calender day away from the plant including 
Saturdays and Supdaye except as provided in Note 5. Mileage 
Claimed at the site shall be billed only for work days, i.s., 
Mondays through Friday, The Contractor shall subait with 

' bdo invoice or as soon aa practicable thereafter a certificate 
Approved For Réeatarvéce/cdablaci ARpRstaebs7PRObIanEKSOO4Tbch is 
Gp ia ta 0 es 


25X1A 


Approved For Release 2000/05/16 : CIA-RDP81B00878R001300160047-5 


HOtmg: (Cont'd) 


attached to the contract, This certificate shall be 
signed by one of the following authorised representatives, 
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